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1. COST OF CONVENTIAL PORTLAND CEMENT CONCRETE AS OPPOSED TO 
HOT MIX ASPHALT CONCRETE IS BASICALLY ONLY THE DIFEERENCE IN COST 
OF THE MATERIAL. THE SAME FORM WORK IS REQUIRED EITHER WAY, AND 
THE SAME QUANTITIES OE MATERIAL. REGULAR CONCRETE IS PERHAPS 

A BIT MORE LABOR INTENSIVE, BUT HOT MIX REQUIRES USE OE SPECIAL 
EQUIPMENT. 

2. ZACHRY ADVISES THAT WE ARE CURRENTLY PAYING DOLS 82 PER CU. 

YD. FOR READIMIX CONCRETE. THE QUOTE THEY HAVE FROM THEIR 
SUB-CONTRACTOR FOR HOT MIX IS 53 CENTS PER SQ. ET. WHICH CRANKS 
OUT TO BE DOLS 85.86 PER CU. YD. 

3. BOTH ANDERSON AND CALLAWAY ARE CONVINCED THAT CONVENTIONAL 
CONCRETE IS THE MOST ECONOMICAL AND MOST PRACTICAL WAY TO GO. 

4. ADVISE SOONEST. 
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